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ACTION NEA- 10 

INFO OCT-01 EUR- 1 2 ISO-OO EB-08 /031 W 

100523Z 119700/11 

R 091240Z FEB 77 
FM AMEMBASSY ABU DHABI 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 5601 
AMEMBASSY ATHENS 

UNCLAS ABU DHABI 0419 

ATHENS FOR RTDO 


Message Text 


E.O. 11652: NA 
TAGS: BTIO TC 

SUB J : EARLY WARNING UPDATE - FOEIGN GOV'T TENDER - PRINTING 
PLANT 


REF: (A) 76 ABU DHABI 205, (B) 75 ABU DHABI 2201 

1 . ABU DHABI EXECUTIVE COUNCIL HAS APPROVED DEVELOPMENT OF 
ABU DHABI PRININTING PLANT PROJECT. ALTHOUGH CHANGE IN SCOPE HAS 
DELAYED PROJECT, DESIGN WORK IS PROCEEDING AND PROJECT MANAGER 
AT DEPT. OF FINANCE IS CONFIDENT PRESENT TIMETABLE WILL BE MORE 
OR LESS MAINTAINED. PLANS NOW CALL FOR INVIATION TO TENDER TO 

BE PUBLISHED IN JAN, 1978 WITH CLOSING APPROXIMATELY 60 DAYS 
LATER. AWARD OF CONTRACT IS SCHEDULED FOR MAY, 1978 AND PRO- 
JECT COMPLETION EXPECTED IN EARLY 1979. 

2. DELAYS HAVE BEEN DUE TO PART TO GROWTH IN PROJECT SIZE. 

PLANT WAS ORIGINALLY ENVISIONED AS DOING ONLY ABU DHABI GOVERN- 
MENT PRINTING, BUT IS NOW BEING REDESIGNED (BY P.E. CONSULTANTS 
OF THE U.K.) TO HANDLE PRINTING FOR NOT ONLY ABU DHABI, BUT FOR 
THE FEDERAL AND OTHER SIX EMIRATE GOVERNMENTS AS WELL. DECISION 
IS EXPECTED WITHIN NEXT COUPLE OF MONTHS ON WHETHER OR NOT PLANT 
WILL BE FUTHER EXPANDED TO HANDLE PRINTING OF UAE’S DAILY NEWS- 
UNCLASSIFIED 

UNCLASSIFIED 
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PAPERS. VALUE OF PROJECT NOW ESTIMATED AT 50 MIL 
DIRHAMS ($1.00 EQUAL 3.90 DH). 

3. EMBASSY WILL CONTINUE TO FOLLOW PROJECT. 

DICKMAN 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


UNCLASSIFIED 


NNN 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 09-Feb-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977ABUDFI00419 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770047-0518 
Format: TEL 
From: ABU DHABI 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770260/aaaacbdm.tel 

Line Count: 60 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: aaa5acc9-c288-dd1 1-92da-001cc4696bcc 

Office: ACTION NEA 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 76 ABU DHABI 205, 75 ABU DHABI 2201 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 20-0ct-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 3374097 
Secure: OPEN 
Status: NATIVE 

Subject: EARLY WARNING UPDATE - FOEIGN GOVYT TENDER - PRINTING PLANT 
TAGS: BTIO, TC 
To: COM 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/aaa5acc9-c288-dd1 1-92da-001cc4696bcc 
Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
22 May 2009 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



